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Message Text 


UNCLASSIFIED 

PAGE 01 MANAGU 03464 181636Z 
45 

ACTION FBO-01 

INFO OCT-01 ARA-10 ADP-00 AID-07 /019W 

123763 

R 181500Z AUG 73 
FM AMEMBASSY MANAGUA 
TO SECSTATE WASHDC 2247 

UNCLAS MANAGUA 3464 

DEPT ALSO PASS AID/ENG 

E. O. 11652: N/A 
TAGS: ABLD, NU 

SUBJECT: CONNECTING ARCH LINK PER FBO INSTRUCTIONS 

TWO CONTRACTORS WERE REQUESTED TO RESUBMIT THEIR 
COSTS FOR THE CONNECTING ARCH WITH AN ALTERNATE 
OF A FLAT SLAB. AISA RESPONDED WITH THE LUMP-SUM 
BID OF 17,000 DOLLARS, BUT DELETED ALL ELECTRICALS, 
TELEPHONE, AIR CONDITIONING AND SNACK BAR WORK. 

THEIR ALTERNATE FOR A FLAT SLAB WITH THE SAME DELE- 
TIONS WAS 15,000 DOLLARS. SOVIPE AGREED TO CONS- 
TRCUK THE CONNECTING ARCH INCLUDING THE SNACK BAR 
FOR A COST PLUS 20 PERCENT NOT TO EXCEED 19,000 DOLLARS. 
THEY DID NOT SUBMIT AN ALTERNATE. IT IS THE OPINION 
OF THE POST THAT BOTH BIDS WERE EXCESSIVE. WE 
ARE PROCEEDING WITH REBIDDING ON A LUMP-SUM BASIS 
INVITING AT LEAST 5 CONTRACTORS TO SUBMIT PROPOSALS. 
BIDS WILL BE OPENED ON FRIDAY AUGUST 24, 1973. 

REQUEST COMMENTS. 

SHELTON 
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Executive Order: N/A 

Errors: N/A 

Film Number: n/a 
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Handling Restrictions: n/a 
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